Project Phasing Plan 



Town of Greenwich 
High School Music Instructional Space & Auditorium 



Phase 1: Summer Sitework 

PHASE A - 7/1/11 - 8/12/11 
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06.14.11 

Teacher & Staff Parking Only 
Bus/HC Drop Off & Pickup 
Parent Drop Off & Pickup 

Public Parking Limited Access to School Deliveries 
Limited Access for School Deliveries 
Pedestrian Access to Fields 
Traffic Flow 

Phase A Work Zone - 7/1 /ll- 8/12/11 
Emergency Assembly Areas 



/ Control Fence / Gate w/ Sigi 
/ Closed after 3:30PM 
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Control Gate / Fence w/ Signage 
Closed after 3:30-PM 
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Project Phasing Plan 



Phase 1: Summer Sitework 

PHASE B -8/12/11 - 8/31/11 



Town of Greenwich 
High School Music Instructional Space & Auditorium 
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06.14.11 

Teacher & Staff Parking Only 
Bus/HC Drop Off & Pickup 
Parent Drop Off & Pickup 

Public Parking Limited Access to School Deliveries 
Limited Access for School Deliveries 
Pedestrian Access to Fields 
Traffic Flow 

PHASE B Work Zone -8/12/11 - 8/31/11 
Emergency Assembly Areas 



Turner K-12 Education 



